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Message Text 


UNCLASSIFIED 

PAGE 01 DUBLIN 01688 231331Z 
44 

ACTION SY-05 

INFO OCT-01 EUR-12 ISO-00 FBOE-00 /018 W 

090680 

R231237Z AUG76 
FM AMEMBASSY DUBLIN 
TO SECSTATE WASHDC 8253 
INFO AMEMBASSY LONDON 
AMCONSUL FRANKFURT 

UNCLAS DUBLIN 1688 

DEPT EOR A/SY/T, A/SY/FO, A/FBO, AND EUR/EX 

FRANKFURT FOR RSS 

LONDON FOR RSO 

E.O. 11652: N/A 

TAGS: ASEC, AESP, A/FBO 

SUBJECT: SECURITY IMPROVEMENTS AMEMBASSY DUBLIN 
REE: (A) STATE 167402, (B) DUBLIN 1398, (C) DUBLIN 1524 

1. ARCHITECT ANDREW J. PURCELL AND ASSOCIATES HAS NOW SUBMITTED 
INITIAL PRELIMINARY DRAWINGS EOR ANTI-TERRORIST RELATED IMPROVEMENTS 
TO FIRST FLOOR OF THE CHANCERY. THESE DRAWINGS ARE BEING TRANSMITTED 
TO A/FBO VIA COURIER POUCH ON AUGUST 25. 

2. AS REQUESTED STATE 167402, ARCHITECT WAS REQUESTED SUBMIT FEE 
PROPOSAL. IT HAS BEEN RECEIVED, AND IN ACCORDANCE LOCAL PRACTICE 
IT IS FOR FEE OF 10 PERCENT OF CONSTRUCTION COSTS, PLUS ANY 
UNUSUAL EXPENSES. ARCHITECT STATES HE CANNOT GIVE ESTIMATE OF 
CONSTRUCTION COST UNTIL INITIAL PRELIMINARY DRAWINGS ACCEPTED SO 
THAT HE WILL KNOW BASIC PLAN ACCEPTED AND HE CAN PRICE VARIOUS 
MATERIALS AND REQUIRED CONSTRUCTION WORK. CURLEY 


UNCLASSIFIED 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 23 AUG 1976 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1976DUBLIN01688 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D760321-0576 
From: DUBLIN 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: linki 976/newtext/t1 9760830/aaaaaziv.tel 

Line Count: 50 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION SY 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 

Reference: 76 STATE 167402, 76 DUBLIN 1398, 76 DUBLIN 1524 

Review Action: RELEASED, APPROVED 

Review Authority: morandr 

Review Comment: n/a 

Review Content Flags: 

Review Date: 19 FEB 2004 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <19 FEB 2004 by ReddocGW>; APPROVED <27 JAN 2005 by morandr> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
04 MAY 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: SECURITY IMPROVEMENTS AMEMBASSY DUBLIN 
TAGS: ASEC, AFSP, ABLD, El 
To: STATE 
Type: TE 
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